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TAGS: ASEC 

SUBJECT: BRASILIA ACR 

1. INSTALLATION OF ACR HAS BEEN POSTPONED BECAUSE OF NEED 
OF LOCAL CONSTRUCTION EMPLOYEES TO REWORK PLUMBING AND 
ELECTRICAL POWER IN PARENT ROOM. UNDER FBO CONTRACT. CONSTRUCTION 
WORK IS NOT EXPECTED TO BE COMPLETED UNTIL 

FEBRUARY. ACR HAS BEEN UNCRATED AND STORED IN THREE ROOMS 
ACROSS FROM PARENT ROOM.UNDER MARINE SECURITY GUARD 
PROTECTION 24 HOURS A DAY. 

2. THE FOLLOWING ITEMS WERE NOT RECEIVED WITH THE ACR 
AND WILL BE NEEDED TO COMPLETE THE PROJECT: 

4 EA BEAM SUPPORTS 
12 EA 3 X 5 VIBRATION ISOLATORS 
2 EA HINGES AND 4 BOLTS 
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1 EA 13' EXTENSION, ELECTRIC 

2 EA METAL DUCT ADAPTOR FROM EXTERIOR SILENCER 
COVER TO 12 INCH DUCTING. 

78 EA 1/4 - 20 X 1 1/2 CAP SCREWS WITH METAL AND 
RUBBER WASHERS 

15 EA 1/4 - 20 X 3/4 CAP SCREWS WITH WASHERS AND NUTS 
35 EA 3/8 - 16 X 1 1/4 CAP SCREWS WITH WASHERS AND NUTS 
1 EA SA-2 

1 EASA-1 

2 EA CLAMPS FOR 12" DUCTING. 

CRIMMINS UNQTE 
KISSINGER 
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